1520
UNIT  CONSTRUCTION  COSTS Lighting
LABOR COST						MATERIAL COST			TOTAL COST		
NUMBER	NAME OP ACCOUNT	No. DROPS	AMOUNT	DROP		AMOUNT		PER DROP	AMOUNT		PER DROP
7407	Receiving bins .........	22	$60.87	$2.	77	$24	.67	$1.12	$S5,	.54	$3.89
7707.1	Crushing plant ........	8	76.41	9.	55	38	.22	4.78	114,	.63	14.33
7806.1	Sampling plant ........	36	178.80	4.	97	146	.22	4.06	325	.02	9.03
7906	Bedding plant .........	63	306.85	4.	87	127	.38	2.02	434,	.23	6.89
8109	Roaster plant .........	67	340.64	5.	09	157	.70	2.35	498	.34	7.44
8313.1	Reverb, and boiler bldg.	104	612.30	5.	89	473	.19	4.55	1,085	.49	10.44
8409.1	Converter plant .......	60	451.93	7.	53	462	.01	7.70	913,	.94	15.23
8506	Conveying system .....	33	189.86	5.	76	84	.56	2.56	274,	.42	8.32
8708	Boiler  and   blacksmith										
	shop ...............	17	23.41	1.	38	44	.50	2.62	67,	.91	4.00
8722	Machine shop .........	20	55.84	2.	79	135	.01	6.75	190.	.85	9.54
8812.50	Warehouse ............	26	45.09	1.	73	70.48		2.71	115.	.57	4.45
8846	Sample room ..........	7	22.97	3.	28	52,	.83	7.54	75,	,80	10.82
9017.12	Feed water heating plant	6	53.35	8.	89	25,	.83	4.31	79.	.18	13.20
9019	Power house ..........	94	307.86	3.	28	1,449,	.97	15.42	1,757.	.83	18.70
Total.................    563    $2,726.18    $4.84     $3,292.57    $5.85     $6,018.75    $10.69
Cost and Erection of Machinery
LABOR COST					ERECTION	COST	TOTAL COST	
NUMBER	NAME OF ACCOUNT	CWT.	AMOUNT	PER CWT.	AMOUNT	PER CWT.	AMOUNT	PER CWT.
Group No. 1								
8313-8317 Two electrical feed								
		433.45	$375.70	$0.87	$375.70	$0.87	$6,187.56	$14.28
8316	Six No. 14 Wilgus							
	oil systems ......	84.75	111.48	1.32	123.82	1.46	1,973.77	23.29
8317.1	Two    steam    feed							
		35.47	37.27	1.05	38.12	1.07	499.24	14.07
9006.1	Two        Nordberg							
	blowers with air							
	receivers	3,832.42	1,641.62	0.43	3,080.52	0.80	34,155.64	8.91
9007.1	Three   Curtis   tur-							
	bines and ten auto							
	transformers .....	4,541.40	2,297.70	0.51	4,442.20	0.98	81,884.19	18.03
9009.12	Two   dry   vacuum							
	pumps   for    jet							
	condenser	242.00	285.51	1.18	517.38	2,14	3,145.52	13.00
9009.22	Two circulating							
	pumps ........	375.60	366.90	0.98	433.78	1.15	3 902.58	10.39
9010.02	Air compressor. . . .	978.40	642.90	0.66	791.57	0.81		
9011.03	Three dry vacuum							
	pumps	140.00	147.26	1.05	196 78	1 42	3 337 36	23 84
9011.04	Three  pumps  and							
	engines	972.55	389.32	0.40	568 75	0 58	9 118 69	9 38
9060.02	Two 5 by 8 vertical							
	triplex pumps.. .	113.54	176.20	1.55	195.07	1.72	2,211.78	19.48
11,749.58   $6,471.86   $0.55  $10,763.69    $0.92  $146,416.33^   $13.59,415
